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Message Text 


UNCLASSIFIED 

PAGE 01 BAGHDA 00043 1712I4Z 

60 

ACTION NEA-IO 

INFO OCT-OI EUR-I2 ISO-OO EB-07 /030W 

021845 

R 17I0I9Z JAN 76 
FM USINT BAGHDAD 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 2688 
AMEMBASSY AMMAN 
AMEMBASSY ATHENS 
AMEMBASSY BRUSSELS 
AMCONSUL DUSSELDORE 
AMEMBASSY JIDDA 
AMEMBASSY KUWAIT 
AMEMBASSY LONDON 
AMEMBASSY TEHRAN 

UNCLAS BAGHDAD 0043 

ATENS EOR RTDO 

INFO ADDRESSES PASS TO US STATE TRADE PROMOTOON OFFICES AND TO 
US COMPANIES 

E.O. 11652: N/A 
TAGS: BTIO, IZ 

SUBJ: MAJOR PROJECT: LOWER KHALIS IRRIGATION AND DRAINAGE 
SYSTEM 

1.505/01/T-039 

2.011376 

3. T.P. KILLOUGH 

4. 505 IRAQ 

5. N. 

6. DIRECTOR GENERAL, KHALIS AGRICULTURAL ADMINISTRATION, 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BAGHDA 00043 171214Z 
KHALIS, IRAQ. 
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7. CONTRACT NO Kl. 

8. 050176 

9.201 

10. CONSTRUCTION OF A CANAL AND DRAINAGE SYSTEM WITH ALL ASSOC- 
IATED STRUCTURES AND ANCILLARY WORKS, FIELD DRAINAGE AND LAND 
LEVELLING WORK AS FOLLOWS: A. DEVELOPEMENT AREA 25,000 HECTARES: 
B. CANAL AND DRAIN EARTHWORKS 1 1,000,000 CUBIC METERS; C. LAND 
LEVELLING 6,000,000 CUBIC METERS; D. FIELD DRAINAGE 2,000 
KILOMETERS; E. SURFACED ACCESS ROADS 70 KILOMETERS; F. CONCRETE 
CANAL LINE 1,500,000 SQUARE METERS; AND G. CONCRETE IN STRUCTURES 
25,000 CUBIC METERS. 

CONTRACT INCLUDES A NOMINATED SUB-CONTRACT FOR WATER CONTROL 
EQUIPMENT. 

TENDER DOCUMENTS AVAILABLE AFTER lANUARY 15, 1976 IN BAGHDAD 
FROM DIRECTOR GENERAL, KHALIS AGRICULTURAL ADMINISTRATION, 
KHALIS IRAQ EOR 50 IRAQI DINARS, AND IN ENGLAND FROM SIR M. 
MACDONALD AND PARTNERS, CONSULTING ENGINEERS, DEMETER HOUSE, 
CAMBRIDGE CBI 2RS, ENGLAND. TELEPHONE CAMBRIDGE 66455; TELEX 
817260 CABLE SCREETAN, CAMBRIDGE AT A COST OF 85 POUNDS STERLING. 

A SITE VISIT AND MEETINGS FOR PROSPECTIVE TENDERERS WILL BE 
HELD EARLY IN FEBRUARY 1976 AT DATE TO BE NOTIFIED LATER. 

INTERESTED US FIRMS ADVISED CABLE ASAP SHOW OF INTEREST. 

1 . TENDER FUNDER BY GOVERMENT AND IBRD. 

WILEY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 JAN 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976BAGHDA00043 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D76001 9-0045 
From: BAGHDAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 47/aaaabpsn.tel 

Line Count: 94 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: blochdO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 6 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <16 JUL 2004 by castelsb; APPROVED <09 NOV 2004 by blochd0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: LOWER KHALIS IRRIGATION AND DRAINAGE SYSTEM 
TAGS: BTIO, IZ 
To: COM 
Type: TE 
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